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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 214720 

11 

ORIGIN FBOE-00 

INFO OCT-OI ARA-IO ISO-00 A-OI /0I2R 

DRAFTED BY A/FBO:OWHENDON;SGB 
APPROVED BY A/FBO:WFMCCOLLOUGH 

037771 

R 100053Z SEP 75 
FM SECSTATE WASHDC 
TO AMEMBASSY NASSAU 

UNCLAS STATE 214720 

E.O. 1 1652: N/A 

TAGS: ABLD 

SUBJECT: NEW ER NASSAU, PROPERTY NO. 05105 
REE: NASSAU LETTER DATED AUGUST 14, 1975 

1 . ALL RENOVATION WORK PERTAINING TO REMODELING OE THE 
RESIDENCE IS TO BE FUNDED UNDER FUNCTION CODE 212 AND 
SHOULD NOT BE UNDERTAKEN UNTIL AUTHORIZED AND FUNDED BY 
FBO. M&R FUNDS SHOULD NOT BE UTILIZED FOR THE 

PROJECT UNTIL AFTER COMPLETION AND ACCEPTANCE OF THE RE- 
MODELING PHASE. 

2. REPAIR OP THE POOL DECK AND COLUMNS AND STAIRS ADJACENT 
TO THE SERVANT'S QUARTERS IS NECESSARY. DOES 800 ARE 
AUTHORIZED FOR THIS WORK. ALLOTMENT DOCUMENT PUNCTION CODE 
212 FOLLOWS. 

3. OBTAIN A WRITTEN PROPOSAL FOR PAINTING OF THE GAZEBO 
AND SUBMIT FOR APPROVAL AND FUNDING BY FBO. EXTERIOR 
COLOR OF THE GAZEBO SHOULD BE SAME AS THAT TO BE USED ON 
EXTERIOR OF RESIDENCE. PAINTING OF THE POOL HOUSE IS NOT 
CONSIDERED NECESSARY AT THIS TIME. 

4. DURING EARLIER TELECON, STEVENS AND HENDON COLOR 
UNCLASSIFIED 
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SAMPLES FOR KITCHEN CABINETS WERE PROMISED FOR FBO 
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APPROVAL. REQUEST SAMPLES BE SUBMITTED PRIOR EABRICATION 
OP COUNTERS AND COUNTER TOP. KISSINGER 

UNCLASSIPIED 

NNN 
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Concepts: n/a 
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Copy: SINGLE 

Draft Date: 10 SEP 1975 
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Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975STATE214720 

Document Source: CORE 

Document Unique ID: 00 

Drafter: OWHENDON;SGB 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750313-0114 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 975/newtext/t1 9750965/aaaacfsp.tel 

Line Count: 63 

Locator: TEXT ON-LINE, ON MICROFILM 
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Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 
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Previous Classification: n/a 
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Review Action: RELEASED, APPROVED 
Review Authority: RowellEO 
Review Comment: n/a 
Review Content Flags: 
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Review Event: 

Review Exemptions: n/a 
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